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C.P^R. Letterbook No* 3t 1883 



Sept* 15th 1883 



D. C. Luisley Esq* 

General Manager Canada Atlantic Ry 
Ottawa t Ontario 



Dear Sir^ 



I am much obliged for your favour of the 14th instant* 



I am not familiar with the history of the various 
changes in time between Montreal and Ottawa since the opening 
of your line, but I can say that there has been no disposition 
on our part to ignore your line or not to recognize it as 
an equal competitor and I am sorry to learn from your letter 
that you have the slightest reason to complain of any action on 
the part of our people that was not consistent with open and fair 
competition* I 



I merely remarked to Mr 
great shortening of time betweein 
unnecessary and would not pay apd 
his Company should have joined i^n 
me that he had nothing to do with 
your intention to run the train 
could be done* We therefore took 
of courset we should be obliged) 



* Wainwright that I thought the 
Montreal and Ottawa was 
expressed my surprise that 
such a movement* He informed 
it and that he understood it was 

only a week or two to shew what 
no steps to meet the time, which 



to do were it 



to be continued. 



I am much pleased at the spirit of f jairness expressed in 
your letter and as we shall always try to meetj it in the same 
spirit I trust that there may be no cause for trouble in the 
future* 

Yours truly. 



W. 0, VanHorne 

General Manager* 
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Sept. 



James Ross Esq* 
Manager of Construction 
Calgary t Man. 



Dear Sir 



16th 1883 



a few days ago a Mr* kerr bearing a general letter 
of authority from you came here tb purchase supplies* 

He called on Mr. Shaughnessey who v^ry properly objected 
to his coming into this market to purchase anything save dry goods ai 
clothing and in my absence referred the matter to Mr. Stephen 
and Mr. Mclntyre who informed Mr.; Kerr that these purchases must be 
made through our Purchasing Agent. ' 

I supposed that this matter was already fully understood 
by you but since it seems not, I have to say that an arrangement 
exists between the North American Contracting Company and this Compai 
for the purchases through our Purchasing Agent of all construction 
material, tools, hardware and everything of that nature that have 
to be purchased east of Winnipeg and requisitions for such supplies 
must be sent to him and this arrangement will be made to include all 
supplies of all descriptions to be purchased in this market. 

We have an organization here for the purpose of seeing th; 
all supplies and qiaterials ordered are shipped within the time agre< 
on and to see that there is no delay in transportation between the 
shipping point and Port Arthur and now that the season of lake 
navigation is drawing to a close and lake transportation is becomini 
scarce it is exceedingly important that all of this business should 
be done through one channel. 

In the matter of clothing and dry goods it will probably 
be necessary for you to send some one here who knows exactly what is 
wanted, to make selections but the purchases must be made in the 
regular way through the Purchasing Agent. 

I heard of a case a few days ago where an order was sent 
to a Toronto firm (I think from you) for a lot of blocks and tackle, 
or something of that kind which the firm were unable to fill from 



It is to guard agalr>st such cases as this as well as to 
secure prompt transportation and the lowest priices going that the 
arrangement referred to was made for the purchase of supplies for the 
North American Contracting Company through our" Purchasing Department* 

Until recently the different Managers of Construction ha\ 
been ordering on **their own hook" and that has' resulted in their havi 
to pay higher prices in almost ^very case thanj the Railway Company 
paid for the same articles at t)>e same time and also resulted in gres 
delays in shipment • 

Much depends on youi^ having your supplies well in hand 
before winter sets in and as we will soon havej to pay all rail rates 
and contend with the delays incident to winterj transportation, I 
trust that no time will be losi in getting in your requisitions* 

! ! 

Yours truly, 



IT. C. VanHorne, 

General Manager 
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19 Sept. 1883 



P. J. Stevenson Esq 
374 Notre Dame St# 
Montreal 



Dear Sir, 



I am advised by Mr. Egan that Capt. Talbots' 
Buffalo starts from Winnipeg toddy. You are probably aware 
of the route by which it is to be forwarded at least , I judge so 
from the converstation I had with you a week or two back. 

Yours, truly 



V/. 0, VanHorne 

Gen. Manager 
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i Sept. 1883 

F, R. F, Brown Esq. 
Mechanical Supt. 



Dear Slr» 

My record of the Rogers Locomotive Contract ^ak^s 
the $8300 each or Chicago $8500. The price in voucher is 
3 <S> $9075.00 and 9more ^ $8525. VWiere does the difference 
arise^ 

Yours truly. 



A. Piers 
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George Stephen Esq, 
President 



2 
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22nd Sept. 1883 



Dear Sir, 



I returned last night from Sudbury Junction to which 
point the Main Line of the Eastern Division is nearly completed. 

You will probably be glad to learn that the country from 
Lake Nipissing to the Michipicoten River, a distance of nearly two 
hundred and fifty miles, promised to be one of the finest agricultur; 
districts in all Canada. So far as I have seen It, fully 80^ of 
the land can be cultivated, and the soil is mainly of the very best 
description. At present this country is covered by an almost unbroki 
forest consisting of Pine, Tamarack and hard woods, the lands belong 
to the Ontario Government and a liberal land policy on their part wl 
within a very few years make that portion of our line as productive 
as the section in the Ottawa Valley, From my own observation and th 
best information I have been able to get, I estimate that no less tha 
eight million acres of fine agricultural land will be tributary to 
our line between Callender and Michipicoten where the country has 
hitherto been supposed to be worthless, except for the timber standi 
upon it. 



In this connection X would add that 
strengthens the opinion I expressed to you a fe\jf 
have at least one million acres of land availabli 
between Thunder Bay and Winnipeg vrtiere we neve^- 

i Yours 



trustworthy informat 
r weeks ago, that we 
e for agriculture 
counted on anything 

truly, 



W. C. yan Home 
General 'Kana£;er 



E 



Page 27 



^ 



R, R. H. Toelaer Esq, 
P.O. Box 1665 
New York 



Dear Sir, 
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21st Sept. 1883 



Absence from home has prevented an earlier reply to youi 
letter of the 6th inst, which reached here on ithe 8th, 

I have had a talk with the President on the subject of, 
that letter, and consider that you had better proceed to Amsterdam, 
and there with the advice of Mr, Boissevaln and Mr, Vis, thoroughly 
go into the question of Dutch and Continental Emigration, the action 
to be taken and the mode in which it is proposed to work it, and whei 
this is done report fully the result. You had better also take the 
advice of those gentlemen as to the most suitable place for an offio 
and look out for one; but you must understand that we do not want an 
expensive establishment. 

As regards the specimens of products etc, there is 
a supply of them already in London or Amsterdam, and they can be 
utilized as you suggest if necessary; but this and all other details 
had better be left until Mr. Stephen goes to England, which will be 
in a few weeks, when the result of your enquiries and consultations 
will enable him to say what is to be done, 

A voucher has been passed for your account and a cheque 
will be forwarded at once. 

Yours truly, 



W, C. Van Horne 
Oeneral Manafrer 
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Sept. 21st 1883 



J^^' M. Egan Esq. 
General Superintendent 
Winnipeg, Man. 



Dear Sir, 



Please note what General Strange says about prairie 
fires. I am afraid from wha-j: I saw on my last trip out 
that there is something wrong with our netting. It may be 
necessary to carefully burn the grass on both sides of the 
line to a reasonable width. 

As the ranches increase in number the damage resulting 
from these fires may become very great. 

Yours truly. 






C. VanHorne 
General Hana£:er 
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Sept. 21st, 1883 



John M. Egan Esq. 
Winnipeg, Man. 



Dear Sir, 



I am told that my car No. 10 has been receiving 
very hard usage. That it is frequently used as a sleeping 
room for train men etc. and : that some of the blankets 
and other articles are gone. I don't know how much 
truth there is in this, but it may be well to investigate. 
The car had a double set of blankets last winter. 

Yours truly, 



W. C. Vanllorne 
General Manafer 
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Sept. 21 St, 1883 



Major J. M. Walsh, 
Port Arthur, Ont. 



Dear Sir, 



instant. 



I am much obliged for your note of the 10th 



I think the parties had better be | kept in the 
"sweat box" until I come up again which I h6pe will be 
within two or three weeks. I will see you cit Port Arthur 
and decide on the plan of action. 



Yours "t^ruly. 



i:. C. Vanllorne 
General Mana^-er 
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Sept. 21st 1883 



General 3^. B. Strange 
Calgary n« W. Terr^ 



Dear Sir, 

I 

Replying to your .favour of the 5th instant, 
I have to say that the location of our divisional points 
is governed by distance and that we cannot well change 
from the point fixed upon. 

If the Indian Reservation remains as it is, 
which I doubt, it will probably be worse for the Indians 
than for the Company. The Indians should not have been 
located adjoining the railway as their proximity to stations 
is sure to result in trouble. 

Referring to the prairie fires, I can only say that 
on my last trip west I caused an examination of all of our 
locomotives to be made and found the netting in good order, 
have given instructions to use the greatest possible care 
in this^ matter as I appreciate the importance of what you 
say on the subject. 

Yours truly, 



\:. C. Vanllorno, 
General Manager 
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Sept. 21st 1883 



S. T. K. Prune Esq 
Dwight, Illinois 



Dear Sir, 



Replying to your note of the l5th instant. 
If you will write Mr. Acton Burrows, Deputy Minister of 
Agriculture, Winnipeg, Manitoba, he will advise you as 
to the best sources of information as to crops in that 
region. i 

t 

. I 

Yours truly. 



VJ. C. Vanllorne, 
General Manafer 
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Harry Abbott Esq. 
Manager of Construction, 
Algoma Mills, Ont, 



Dear Sir, 
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Sept. 21st, 1883 



As I wired you today any men you may have to spare 
should be sent at once to John Ross, Gravel Bay, Lake 
Superior. He needs a large number - Rock men more 
particularly. 

The rate of pay on that work will be $1.75 for shovel men 
and $2.00 for rock men. Board $4.00 per week. 

I think Mr. Ross can also utilize ypur surplus horses 
and plant. If not Worthington may want sopie of them. 



It is possible that we may want you 
work with a portion of your present force. 



on the Michipicoten 



I will discuss this with you on Mr. Smellie's return 
from the Northwest. i 



Yours truly, 



i;. C. Vanllorne, 
Goner a 1 liana t.er 




Sept. 21st, 1883 
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John M. Egan Esq. 
General Superintendent 

Winnipeg, Man. 



Referring to yours of the 12th about house. The 
architects here are infernally slow and you had better have 
a plan made by one of the best architects in Winnipeg. There 
are one or two there who have done some very neat work. 

The house should be handsome in design and thoroughly 
well built. In order that it may be perfectly healthy, 
it should be built high so that the bottom of the cellar may 
be fully as high as the natural surface of the surrounding^ 
ground which would bring the main floor about 7'6"above the 
general level. A little ingenuity on the 
will make it look well. 



part of the architect | 



It should be arranged for heating 

furnace. Hot water will be much the 



with hot water 
best. 



I presume that such i a house may be built exclusive 
of the cost of the lot for $3500.00 or thdreabouts. At all 
events it should be a house , suitable for the chief officer 
of the Company in the Northwest. 

As to the location you can judge better than I. That 
suggested on the Assiniboine will answer very well, if not 
too di'stant. Perhaps you can find a first rate neighbourhood 
and a healthy locality nearer, say in the vicinity of Ashdown' 
residence. 



Yours truly. 



V/. C. VanJIorne 
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Sept. 21st 1883 



John M. Egan Esq 
Winnipeg Man. 



Dear Sir, 



Referring to yours of the 13th in^t. about tree 
planting. Please make on a moderate scale such experimenting 
as you think best. We should know what th0 possibilities 
are as soon as practicable. We might be able to get 
some valuable information on this subject irom the 
Northern Pacific People who have been experimenting 
for some years. If the experiment is itrieq it should 
not be permitted to fail for want of care, j The ground 
should be well prepared and carefully protected against 
prairie fires. 

Yours truly, 



i;. C. Vanllorne 
General Mana^^er 
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Sept. 21st 1883 



John M. Egan Esq. 
General Superintendent 
Winnipeg, Man. 



Dear Sir, 



1 

If the enclosed statement is designed to shew 
the value to us of the use of the line between St. Vincent 
and Emerson it does not cover the case. 

Mr. Harder assumes that all of the through 
traffic carried should be figures at not less than 
$1.00 per car. I do not see where this comes in, if 
our rates from Emerson are the same as from St. Vincent 
as I believe is now the case. 

By taking the business at Amerson we would lose 
as I understand it, simply the freight business between 
St. Vincent and Emerson shipped locally to Emerson and 
we would lose something on each passenger carried. 

What I want to get at is the value of the earnings 
we would lose. 

Please have this information furnished as quickly 
as possible. 

Yours truly 



;;. C. VanHorne, 
Conor a i liana [-er 




W. S. Alexander Esq. 

Traffic Manager, St. Paul, Minneapolis and Manitoba Ry. 

St. Paul. Minn. 



Your telegram of the 17th instant as repeated 
to me up the line read "you make special nijmber four 
less than special number five" and I replied accordingly 
I have just found the original which reads j" special 
number six less than special number five", j 

In making up the figures sent you I made all the 
rates as high as your figures would permit and the 
discrepancy between special classes five and six 
grows out of the peculiarity of the situation and 
I don't see how it can be helped, but I cannot perceive 
any practical objection to the relative rates as 1 
made them for these two classes. 

The rates made for the east side of the River 
were governed by our distance tariff to St. Boniface, 
which, being fixed by law, we could not change, but on 
the west side of the River we were able to increase 
them somewhat and as the distance is greater jboth by 
your lines and ours to west side points there is nothi 



inconsi stent in the difference; 

it is quite proper to make a, difference. 



_ . _. ng 

on the contrary 



Yours truly. 



W- C. VanHorne, 
Ocneral Manaccr 
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Messrs Barney 8. Smith Man'g Coy. 
Dayton, Ohio 



Dear Sirs 



I send you herewith the contract (in duplicate) 
for one Parlor Car and twelve sleepers, and with it, 
one copy of your specification with my pencil alterations, 
and the two signed copies of your "proposition" as 
originally forwarded to me. The other copy of your 
specification I retain. 

I would just say that with the exception of the 
pencil alterations referred to, the specification is 
exactly the same as yours, and the few additions I 
have made serve only to bring the description of the cars 
a little more closely to what our understanding is with 
regard to them. 

Please sign the specification and proposition 
(already accepted by me) and return one copy to me for 
file. 



Yours truly, 



W. C. VaiHorne, 
General Manager 
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President 

24 Sept. 1883 



R. H . Toelaer Esq. 
New York 



Dear Sir, 



Referring to a conversation had with Mr. 
VanHorne with regard to yourself, and upon which he 
has written to you, I have only to add that that you 
may see Mr. Alexr. Begg, our London Agent and endeavor 
to co-operate with him on the Continent where he has 
already had considerable experience in Emigration 
matters. 

Yours truly 



Geo. Stephen 
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25th Sept. 1863 



John Ross Esq. 
Port Arthur 



Dear Sir, 



I am advised today that the tug "Active" with Schooners 
"Glenora" and "John Gaskin" left Kingston on the 22nd 
inst. for Gravel Bay and Magok'amun. 
The "Glenora" has Tons 913.1.3.17 of 
rails and the "Gaskin" 92 5.12.0.3 

1838.13.3.20 
The balance of your order (3600 tons) will follow within 
a week. 

Yours truly, 



\J. C. ynnnorne 
General Hanaper 



C.P.R. L 
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Personal 



Sep. 26th 1883 



John M. Egan Esq. 
General Superintendent 
Winnipeg, Man. 



Dear Sir, 



Referring to the enclosed from Mr. Manvel.As 
the Manitoba Southwestern has been paid for by this 
Company and practically transferred I do not see that 
he need give himself any further trouble about it. Treat 
the matters referred to exactly as if it were one of 
our own branches keeping separate accounts however, 
as an independant organization will have to be maintained 
for some time to come. 

Yours truly, 






C. Vanllorne, 
General Ma naffer 
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Sep. 26th 188? 



H. H. Loucks Esq. 
Pembroke, Ont. 



Dear Sir, 



I am very much obliged for the valuable suggestions 
contained in your favour of the 20th inst. and will 
act upon them. 

We are making an attempt to suppress the riotous 
conduct of the raftsmen who almost invariably give us 
trouble when going up the line in parties but we find 
the law inadequate as you say. 



Yours truly, 



V/. C. VanHorne, 
General Manacer 
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Sept. 26th 1883 



E. B. Osier Esq 
Toronto, Ont. 



Dear Sir, 

I have today written Mr. Wragge a personal 
letter informing him of the result of our conversation 
in New York and that it is the intention to turn the 
Grey and Bruce over to the Ontario and Quebec management 
on October first. 

An official notification on your part as President 
of the Ontario and Quebec will, however, probably be 
necessary in making the change and it may be necessary 
that it should be accompanied by an official notice 
on the part of the President of the Toronto, Grey and 
Bruce. 



Yours truly, 



VJ. n. V anil erne 



Page 86 



C.P.R. Let :erbook No. 3. 1883 



, Sep. 27th 1883 



H. B. Ledyard Esq. 
President and General Manager 
Michigan Central Railway 
Detroit, Mich. 



My almost constant absence from home lately has 
to some extent been the cause of delay in formulating 
the points we desire to cover in the proposed traffic 
contract with your lines but the chief cause of delay 
has been the incompleteness of our arrangements for 
connections east of Montreal out of which we expected 
would arise the most difficult questions to be dealt with 
in making such a contract. 

These arrangements are now in a comparatively 
definite shape, so far advanced, at ]!east. as to admit 
of our stating the situation to you privately although 
it might perhaps lead to some embarrassments were it to 
be made public just now. 

Mr. Scott as a mutual director has kindly 
volunteered to assist in removing some difficulties that 
may be anticipated with the New York Certral people in 
view of the recent changes in our geography. 

At his suggestion I am preparing a memorandum 
describing these changes and supplementing my letter of 
July 9th and I will send a copy to-morrow for your 
information. 



I am obliged to start for Lake Superior and Rocky 
Mountain Sections on Sunday or Monday going via Toronto 
and Collinqwood. I think it would be a great advantage 
could we meet and discuss somp of the points before I 
go. Can you not come to Toronto on Monday or Tuesday? 
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Private 



Sep. 27th, 1883 



W. Whyte Esq. 

Genl. Supt. Credit Valley Railway 

Toronto, Ont. 



Dear Sir, 



Enclosed I return correspondence about sleeping 
cars with a letter giving my views on thej subject, 
which it might be well for yjou to send priyately to 
Mr. Ledyard for his information. It has a, bearing on 
some matters which we have had recently uncjier discussion 
and I can say in a letter to you what might be impolite 
to say direct to him. ' 

' Yours truly. 



V;. n. Vanllorne 
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W, Whyto Esq., 
General Superintendent 
Credit Valley Railway 
Toronto, Ont, 
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Sep. 27th 188: 



1883 



Referring to Mr, Ledyard's letter to you of the 2/fth instant I must say 
that I can see no good reason for changing our position in the sleeping ear matter. 

His objection to assufning any portion of the mileage on the grotind that 
it would establish a precedent which might in the future work injuriausly to his 
line is equally strong on our side. 

If the cars are put on at all between Chicago and Toronto before our 
throtigh line between Chicago and Hontreal and Portland is established they should 
be put on by the Michigan Central and Canada Southern and not by the Credit Valley 
whose interest in the line ia only twenty-three per cent. 

For a temporary line of this kind there would not be much objection to 
paying mileage for the cars on the Credit Valley although as a natter of principle 
we ought not to do it but xinder no circumstances should the Credit Valley p^ one 
cent toward the mileage west of St. Thomas nor should the Credit Valley be a party 
to any contract with the Sleeping Car Company because for one reason in any traffic 
arrangement we may make with the Michigan Central we wish to secure the right to r 
our own sleeping cars through between Portland, Montreal and Chicago and a Credit 
Valley contract with the Wagner Compaiiy would be very embarrassing as the through 
sleeping cars can usually do the Toronto business. 

I would therefore say to Mr. Ledyard that pending the opening of our 
through lines you are willing to haul over the Credit Valley through sleeping cars 
to and from Toronto if the Michigan Central and Canada Southern Roads elect to put 
them on and that you will (if you think best) pay your proportion of the mileage 
that is, the mileage over your own road. 

We would prefer not to start at all than to start on any other basis. 

If the Michigan Central and Canada Southern are so tied up by their cont 
with the Wagner Company that they cannot make such an arrangement it does not ajigu 
well for our future relations. 



The object of the Wagner people in this matter is clear enough. They im 
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S^p. 27th 1883 



My dear BAr* Nor^quayi 



I am in receipt of your letter of the 19th 



instant • 



I am very glad to learn of you^: successful and 
pleasant trip, I will be in Winnipeg toward the end of next week and 
hope to have the pleasure of seeing {you. 



We will do all we consistently can to encourage 
the coal mines at Medicine Hat, Mr, I Harder has been instructed to give 
them the benefit of our wholesale coal rates: the same as for coal in 
quantities from Port Arthur for corresponding distances; which are very 
low, ! 

I fear from reports received that the Medicine 
Hat coal will not answer for locomotive, although very good for domestic 
and ordinary purposes, i 



Yours very truly 



W.C. Van Home 



Hon, John Nor\quay 
Winnipeg, Man, 
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28 September 1883. 



My dear BAr* Scott, 

I did not have time before leaving New York 
to write the promised memorandum, but I enclose it herewith • 

On further consideration of the matter I fail 
to discover any good reason why we should refrain from competing 
on an even footing with the Grand Trunk for Boston business and 
I still believe that a line drawn from Boston to St. Albans 
is the greatest restriction the Canadian Pacific should consent 
to. 

I have sent a copy of the memo to Mr. Ledyard. 

Yours truly, 



W.C. Van Home 
General Manager 



W.L. Scott Esq. , 
Erie, Pa. 
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28 Sept. 1883. 



Messrs. 

The Darney & Smith Mang. Co. , 

Dayton, Ohio. 

Dear Sir, 

In sending you the car contr'acts for exe- 
cution last week, I ought perhaps to have especially called 
your attention to the change; from English tepestry to plush 
for the upholstering. You will notice the alteration in 
pencil in document forwarded by you. 

, Yours truly. 



W.C. Van Home 
General Majiager 
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28 Sept. 1883 



H.B. Ledyard Esq. 

President, 

Michigan Central R.R., 

Detroit. 



Dear Sir, I 

I enclose herewith copy of a memorandum 
prepared for Mr. Scott, supplement»ing my letter to you of the 
9th July, as mentioned in my letter of yesterday. 

Yours truly, 



W.C. Van Home 
General Manager 
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28 Sept. 1883 



My dear Mr. Pearsall, 

Enclosed I send you a copy of a memorandum 
which I have prepared and forwarded to Mr. Scott; it will I 
think enable you to understand the subject of our conversation 
at the Graiid Central Depot the other day. 

On account of some matters connected with 
our negotiations East of Montreal it would be impolite to 
make this subject public at this time but you can make use of 
the information in discussing the matter with Mr. Vanderbilt 
should you have the opportunity of doing so. 

Yours truly , 



W.C. Van Home 
General Manager 



T.W. Pearsall Esq. 
Messrs G.L. Scott .* Co. 

Mills Building, New York 



Kfessra Stroud Slbbald & Co. 
104 John Street, New York. 
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29 Sept. 1883 



Dear Sirs, 



On receipt of a message last night from Mr. 
Egan expressing some anxiety about tlie rails for the Western 
Division, I wired you how many tons you had at New York and 
Buffalo and how many afloat between Buffalo and Port Arthur. 
I am awaiting your reply to that message. 



Up to the 



ifith 



Egan reports 



as received at Port Arthur 

Your advices report as received at 

New York 60 56 

3200 18667 
Less sent to Algoma 3600 

3.200 15.067 



Tons 
10.200 



18.267 
8.067 



The balance 8.067 tons should be In transit between New York 
and Buffalo, and Buffalo and Port Arthur. Please let me know 
•as nearly as you can how the matter stands. 

I need not say that we are relying upon you 
for the promptest despatcli of each consignment as it reaches 

I Yours truly, 



W.C. VanHorne 
General Manager 
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29*1^ Sept. 1883 



H.P. Dwlght Esq. 

General Manager, 

Great North Western Telegraph Co. 

Toronto. 

Dear Sir, 

I have your letter of the 28^^ inst on the 
subject of insulators, and am obliged by your offer to order 
some for us at the same time that you are getting some for 
your Company. i 

I have been in correspondence on this subject 
with a porcelain manufacturer in England, and have sent him 
drawings of our standard insulator upon which to make an esti- 
mate. Until I hear again from him, I hardly feel at liberty 
to give an order elsewhere. 

Yours truly. 



W.C. Van Home 
General Manager 
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29 Septeniber 1883 



Harry Abbott Esq., 
Algoma Mills, Ont. 



Dear Sir: 

C. Shaler Smith is sending a foreman, (Lynn 
Houser) and a few skilled vrorkmen to look after the erection 
of the bridges on the Algoma Branch. The complete gang will 
consist of sixteen, topmen and riggers, and half a dozen 
laborers, and you will of coiirse supply all that are wanted 
to make up the complement. 

Yours txnily. 



W. C. Van Horne, 
General Manager. 
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29 Sept. 1883 



John Ross Esq. 
Port Arthur, Ont. 

Dear Sir, I 

I have to advise you of the shipment 
of 23112 rails by propellor "Tecumseh", schooner "Edward 
Blake" in tow, for Gravel Bay and Magokamah. They left 
Kingston on the 26th inst. 

Yours truly. 



W.C. Van Home 
General Manager 
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Sep. 29th 1883 



Alderman M. Laurent 
Chairman, Road Committee, 
City Corporation, Montreal 

Dear Sir, 

Referring to our conversatioi^s on the subject 
of retaining walls and ramps from the Brock Street ramp west- 
ward to a connection with the existing retaining jwall on 
Commissioners Street as shown in red on the accompanying plan. 
I beg to say that this Company will undertake the construction 
of such retaining wall and ramps if the City will contribute 
to the cost thereof the sum of $30,000 and if the Harbour 
Commissioners will contribute a? much of their land as is 
included within the said retaining wall and as shown in green 
on the accompanying plan. Provided that Commissioners Street 
be changed so as to run paralle!|. with said retaii^ing wall and 
shall not exceed sixty feet in width as indicated on the ac- 
companying plan before mentioned. 



I beg also to propose on behalf of this 
Company that they will build said retaining walls and ramps 
referred to at their own expense if the City will at its own 
expense construct the proposed subway between Commissioners 
Street and Craig Street under St. Mary Street. 



I am. Sir, 



Yours truly, 



W.C Van Home 
General Manager 
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29 Sept. 1883. 



D.C. Linsley Esq. 

Manager 

Canada Atlantic Rly. 

Ottawa 

Dear Sir, 

I have your favor of the 24th inst. I made 
no suggestion about time because it is customary for the shor- 
test line to make the time and for the longest to follow but 
since you ask my opinion on the subject I would say that 1 do 
not believe that a speed of fifty miles an hour, or even forty, 
can be maintained economically; nor do I believe that all of 
this through business between Montreal and Ottawa, if concen- 
trated on one line, would pay for running trains ^o fast. I 
think the figures suggested by Mr. Baker are certainly fast 
enough. Through fast trains can be run for a few months 
without much apparent effect upon operating expenses, but 
the ultimate effect is, as you know , as certain as death. 

I 

I 

I have had a talk with Mr. Baker, who will 
take advantage of the first opportunity to consult with you on 
the subject. 

Yours truly. 



W.C. Van Home 
General Manager 
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Sep. 29th 1883 



Collingpvood Schreiber Esq. 
Government Railways 
Ottawa, Ont. 

Dear Sir, 

We have pressing need of the Neeblng Hotel 
building at Fort William for the accommodation of the large 
number of workmen we are now obliged to employ In that vicinity. 

The house at present Is partially occupied 
by Mr. Caddy and, although we do not wish to put him to any 
Inconvenience . I hope you will be able to arrange other quarters 
for him so that we can get the full use of the premises as 
quickly as possible . 

Mr. Caddy, I believe, only occupies a 
small portion of the house and. If he were out of It, we could 
easily make It accommodate nearly 100 men. 

Yours truly, 



W.C. Van Home 
General Manager 
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Ist October 1883 



J.D. Layng Esq. 

General Supt. 

Chicago and North Western Ry 

Chicago • 

Dear Sir, ; 

Mr. Angus, our Vice President, leaves here 
on Wednesday next with the Post Master General and the Minister 
of Agriculture for the North West, and would like to travel 
over your Road from Chicago; will you haul the car and party 
on your evening train of Friday, and back again in about three 
weeks? 



Kindly wire me on receipt of this letter. 



Yours truly. 



W.C. Van Home 
General Manager 
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Ist October 1883 



Chas Drlnkwater Esq 
Secretary. 

Dear Sir, 



Government Rolling Stock. 
Thunder Bay Division. 



I made an offer to the Government for 
this Rolling stock which consists of 19 Locomotives, three 
coaches and 394 flat cars. My offer was declined and it was 
agreed to have a valuation, Messrs Crossen of Cobourg, and 
P. Clarke of the Northern Ry. being appointed valuators. 
Their reports have now been received in which the Locomotives 
are estimated to be worth $91,305 , and the cars $93,985. 
The offer I made was $82,900 for the Engines and $91,498 for 
the cars, a difference of $10,892 

Yours truly, 



W.C. Van Home 
General Manager 
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2 October 1883 



Messrs Barney & Smith Man & Co. 
Dayton, Ohio 

1 
Dear Sirs, 

Referring tp the blue print design for 
a monogram to be carved '. on the sleeping car berth panels, 
the letters "C.P." alone look too much like "Pullman Company." 
I would therefore like to see what your designer can made of 
a combination of "C.P.R." 

Yours triily, 



W .C . van jHorne 
General Manager 



C.P.R. Letterbook No. 3, 1883 



Page 164 



2nd October 1883 



Messrs Nicol Cowllshaw & Co. 
Broadway and 18th Street 
New York 



Dear Sirs, 

I have your ' favor of the 27 ulto and 
return today by express the parcel of samples received from 
you. 

The window blinds I have selected are the 
pattern to which I have penned a memo that is the darkest 
blue ground, and that is the texture we shall require. 

I have advised the Barney and Smith manu- 
facturing Co. that the cars are 1 to be upholstered in plush, 
this puts the "Leicester" and "Grantham" out of the question. 

Ml?. Shaughnessy our Purchasing Agent will 
write to you about the berth curtain; but I may say that I 
like the "Arizona" very much, both as to pattern and arrangement 
of colour. 

Yours truly , 



W.C. Van Home 
General Manager 
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4th October 1883 



E.P. Ripley, Esq. 
General Freight Agent, 
Chicago Bur & Quiney R.R. 
Chicago, ILL . 

Dear Sir, ' I 

I have your letter of the 271ih ulto with 
reference to the tents misaent from St. Louis to Winnipeg 
instead of Algoma Mills. | 

I find that our Purchasing Agent had to get 
out of the difficulty by filling the order for Algoma else- 
where, and that the St. Louis tents are still at Winnipeg, where 
we may not have any use for them for a long while. 

I am desirous of relieving your Comi>any from 
the position they are in with the "Missouri Tent and Awning 
Co.", and I think that perhaps the fairest way of doing so 
would be for you to pay us the freight charges from St. Louis 
to Winnipeg, as it will cost about the same to land the tents 
at Algoma Mills from Winnipeg when they are called for. 

Yours truly, 



W.C. Van Home 
General Manager 



1 return all papers 
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Thomas Mulr Esq. i 

Manager | 

Ontario Car & Foundry Co. 
London • 

Dear Sir, \ 

I 

I have yoiir letter of the 3rd inst • in which 
you express a desire to tender for some more rolling stock and 
refer to the Mail Baggage and Express cars recently built for 
the Company. The cars, part of that order, now running on the 
Eastern division are giving anything but satisfaction and those 
on the Western Division have been the subject of a special 
report to me by Mr. Egan the G|eneral superintenjdent who has 
gone to some trouble to really ascertain the quality of material 
and class of workmanship put Into the cars • 

I enclose for your information copy of Mt*. 
Egan's report. 

Yours truly. 



W.C. Van Home 
General Manager 



I 
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Enclos. 



h October I883 



F. R. F. Brown Esq, 
Hecnanical Supt. 



Dear Sir, 



I have to advise jrou 61 x.ne execution oi a Contract 
witn Lne Barney and i>mitii Mang. Cojr. for Tv/elve sleeping cars 
ana one parlor car, at ^ne price oi $1<:,UOO eacn lor tne Tormer 
ana $y,000 for "one latter. The cars are to oe delivered at 
tneir works at Dajrton uuring tne mon'Dns 01 February, Marcn, 
April ana May, at least eight by 1st May. Payment cash on 
acceptance. 

I enclose you a copy 01 tne specification. 

Yours Lruly, 



Vu C. VanHome 
General Manager. 



CPJt.'IattorlXMk Mo. 3, 1883 



I 



Sage 102 



Pass 



5 Oct. 1883 



D.Di. Michaels Bsq« 
c/o J.J. Hill Esq 
St. Paul» Miim 

Dear Sir, 



undertaken a 



Having heard that you have 
trip to the North Vast on behfilf of the New Yoijk Press » and 
thinking that you nay wish to visit the line oi this Railnay, 
the President desires me to s^nd you the encloiijed pass with 
his conplinents* 

ShoCild yoik require any adviice as to the 
best means of getting to the end of our track (jnow at the foot 
of the Rocky Mountains) Mr. Egant our Supt. at Winnipeg will 
be glad to give it to you 

Yours truly, 



A. Piers 
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Enclos. 



5 October I883 



C. Drinkvxater Esq, 
Secretary -^-.c 



Dear oir 



Referring to the letter oi'jtne Secretary of the Department 
or Railvjays and Canals to you under date the 7th Septr. vxhich I 
return, Mr. Egan was asked what he thought of the proposition or the 
Deputy Minister that we should assume the salary of the Police 
Commissioner of the Thunder Bay Division, $100 per mo# He replied 
that he had employed O'Keefe for anything required, and seemed to 
think his services sufficient for all our needs. From I-Ir. Dradleys 
letter of the Uth inst it appears that O'Keefe is a constable at 
$50 per mo; and that I4r. John McDonald is the Commissioner, and the 
inference is that with an efficient officer at $50 per mp, we do 
not require to pay $100 for the latter. Cannot vie get out of it? 

Yours truly, 



A. Piers 

for Genl. Manager 



Ail papers enclosed 
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Messrs Stroud Sibbald f- Co, 
I0I4 John Street, 
New York, 
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6 October I883, 



Dear Sirs, 

I have this morninK received your letter of the 
Uth inst, on the subject of diverting the 600 tons of sixty 
pound rails to a Lake Ontario port. Since writing that letter 
you will probably have my telegram of the lith instructing, you 
to reserve those rails for Peterborough where thev are required 
for the Ontario and Quebec Riilway, and I trust that by this 
time you will have arranged the matter with the Transportation 
Company, 

There are two ports upon which you can figure to fet 
them to Peterborough; - Port Hope and Rellville, - the former 
is preferred as the rail rate from there is $1,10 as apainst 
$1.50 from Pellville, The rails will have to be consipned to 
"Hugh Hyan, Supt, of Construction Ontario i*- Quebec Railway", 

T mentioned in my measafje of the Ijth that we would 
like to pet 500 tons more sixties for the same destination; 
but failing them it may be necessary to make up the. quantity, 
or as nearly so as possible with the "fifty sixes" which have 
yet to come, I will advise you as to this on Monday. 

The other matter referred to in your letter T will 
reply to separately. 



Yours truly. 



W.C, Van Horne,j 
Heneral Manager. 
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6 October I883 



Messrs Stroud Sibbald Fr. Co. 
lOii John St., 
New York. 



Dear Sirs, 



Since vTTiting to you this morning I am favoured by yours 
of the 5th with, reference to the Peterboro* rails, and I wired you 
in reply that we preferred Port Hope as the Lake Fort to which to 
consign them for the reasons stated in my other letter • 

I wired you also to arrange (if possible) for an extra five 
hundred tons or sixties for prompt delivery; the intention being 
to use tnese with tne 800 tons nov/ afloat to make up the I3OO for 
Peterborough. I shall be glad to hear that you have arranged this, 
ana to know the approximate date when they may be looked lor. 

I have to acknowledge also receipt of your second letter 
of the i)th respecting Algomcx rails ana the point at issue with Mr. 
Abbott. The subject shall have early attention. 

Yours truly. 



'.'/. C. VanUorne 
Gon. Manar-er. 
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8th Octolper IR83 



Messrs, 

DeFilipro Gennaro S', Co, 

Italia Emigration Bureau, 

^lU Morris St., 

New York. 



Dear "^irs. 



I have your letter 01' the Lth inst. and have as requested 
forvjarded the one enclosed to Mr. Ross at Port Arthuri 

You must understand that i"!; is not the Canadian Pacific 
Ry. Co. who are hiring; the labourers, on the Lake 'iuperior construction 
but the Contractors, represented by Mr, John Ross their Superintendent 
of Construction. The Contractors are in every sense responsible parties, 
and I feel sure that they will not permit the condition of your 
countrymen to reach the state picture in your letter. It is probably 
based on the random statement 01* some one malcontent who was afraid 
to face hard vwork, . but of this 01 | course I have no actual 
knowledge. i 

Yours tryly, 



U. C. Van Ilorne, 
General Manager. 



Pape idlb 



V-'. C. Van!lorne Fsq. 
at ''.Innipeg 



Dear Sir, 
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9th October I883 



Al[:oma Motel 



I received your message yesterday asking for copy of 
Hotel plans to reacfi you within eipht days; and have Had all hands 
at work on them to catch tonlnnts mail. 

Al gor i a '''levator 

i'lr. .^mellie's oiTice knew nothing about an amended plan for 
Algoma, and had never seen the Port Arthur drawings. Abbott wired 
me today to send plan ol" founaation which I have done, Gautioning 
hira as to the modil'iciation in width whicn has yet to be made. 

Government RollinE Stock 

Your message of today. Copy ol Clarke and Grossen's 
reports go to Mr* Epan by this post. 

Telegraph Line , 



■go on with telegraph Line as 



Have wired Abbott to 
proposed." 

Rails for Ryai 

T did not get your reply to my message until Monday. 
Feeling the importance or keeping him straight and the undesirability 
of givng any 5g's. I had arranged on Saturday with Stroud SibbalH 
<*■ Co. to over-run their l^vj York importations $00 tons, which can 
be delivered this montii ana put in to Port Hope from Duffaio, thence 
rail to Peterboro' these with what others are available irill keep 
him all right. 



• . • d 



The Stealmers 



The "Athabaska" has got thrjough 
skin or her teeth", not an inch to spare 
dock gate unloading her iron. 



the two locks 

, and is now alb 



, "by the 
the dry 



There are two steamers reported below today (one disabled) 
x^rhich are supposed to be the "Algoma" and "Alberta", They are well 
up the river, so the disabled one cannot come to much harm, at i^orst. 

Mr. Stephen, Mr. Mclntyre and Mr. Abbott left yesterday 
for Tortland by nay of the South Kastern ana are expected back 
tomorrow or next day. The papers announce that the Road has been 
taken over by the Trustees under the iprovision or the mortpage. 

Everything is going along quietly up to the present. 

Yours truly. 



A. Piers. 
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Z enclos. 



9 October I883 



Harry Abbott Esq. 
Algoma Mills, Ont. 



Dear ^ir, 



I have your telegram or today asking me to send you "plan 
or "foundation of Elevator the same as Port Arthur", and enclose herewith 
(first) the plan of the foundation of , the Elevator and (second) 
plan of the foundation for boilers and chimney. A-c. 

I understand that the Algoma Elevator is to be narrower 
than the one at Port Arthur in which case these plans will have to 
be modiiied; but the General Manager iio doubt spoke to you about 
it wnen you met him at Toronto and I merely mention the fact lest 
there shoula be any mi sunaer standing. 

Yours truly, 



A. Piers. 
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11 Oct. 1083 



Hon. J. J. C. Abbott, M.P 



Dear Sir, 



Herevith I hand 70U a formal notice from the General 
Manager 01 the Jacques Cariter Union Ry. or the application of that 
Coirtpany to the Privy Council for permission to put in the connection 
vrlth ^lle C.P. Ry near Sault au Recollet. I send you also the blue 
print referred to in the letter, which was received this morninf. 

! Yours truly. 



A. Piers 




Heo. "jtephen iilsq. 

President, Canadian Pacific Hy 

Montreal . 

Dear Sir, 



Referrinf: to our conversation of yesterday mornanf:» I talked 
with Mr. Baiter afterwards about the advantafes nnd disadvantages oi' 
the Joint use or our Quebec ^ate Barracks and Ilochelaj^a Stations by the 
Korth Shore Railway and I an now fully satisfied that it would be 
very uniiTiEe on our part to do anything with a view to drivmy that 
Company out or inducinf: them to vjithdraw. V/e would save very little 
in station expenses in their absence - nothinf; like the amount vre 
are receiving ior tne facilities provided them. 

■ Me pick up many passen(;ers from that line for competitive 
points that we would lose should tncir trains run to the nrand 
Trunk Station and tnis fact, together with the additional prominence 
Civen to our depot by tneir business, inanes it in my opinion desiraoie 
to holu tnem ii possible ana the importance oi tnis will be mucn 
creater after the openinj; of our Ontario and Tueboc line. 



As to the proposed connection oi the Jacques Cartier Union 
Railway, I must say that I do not see how we can sucdessfuily oppose 
either tne connection or the North .'liore doing business through it. 
Our contract witn the Quebec Covertiment provides for !a connection 
with the lirand Tunk evioently lor the express purpo.':e ox' enabling 
the North Shore to do business with tnat road and, in view oi that 
clause, vje can't maintain the cliim that the North Shore Company cannot 
under that contract do business with a connecting line between 
Bt. ilartins Junction and Montreal and if, as T believe, we have no 
ground for fighting or hope or success, I think it unwise to force 
the Jacques Cartier people to fo to the Privy Council in the matter 
and make us appear there as obstructionists, 

T would like therefore, vjlth the assent or tne board 
to iniorm iir. Vainwright that we would consent to one conrsction - 
not two - on conoition tnat all oi tne expense oi putting it in 
and maintaining it in proper conuition ano oi me care and 



• • 



• '^, 



agreement Lhat will as far as possib+e protect our interests. 

Yours truly 



W. C, Van Home, 
General Manager. 
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At Winnipeg 7th October I883 



John Ross Esq. 

Manager of Construction, 

Port Arthur, Ont. 

Dear 3ir: 



I have just received the enclosed from Mr» Shaughnessey. 
I have instructed Mr. Beatty to charter extra vessels if necessary 
to move tne supplies in time. Please give the necessary shipping 
directions ii you have not already done so. 

Mr. Shaughnessy's suggestion that the more remote points 
should be supplied first, I presume you have already haa in view. 

I will return from the Mountains in about ten days and 
hope then to be able to see you at Port Arthur about various import- 
ant matters. 

Abbott has a lot of teams and plant suitable for your work 
that he can ship at once. Please wire me if you want them and 
where. Also wire me on* receipt of this as to sapply of men. Abbott 
will soon be able to spare li)00. Please say where you want them 
soon. 

Yours truly 



W. C, Van Ilorne 
General Manager 
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October, l«8j 



His Itorship The Mayor and the Honouraple Council 
of the City of VJinnipeg 



The Canadian Pacific Railway Company are now in a poaition to 

make an arrangement with zrm present ovmtjrs of the Manitoba Southwestern 

Railway and Colonization Company whereby tney will secure the interest 
of that Company in the Louise Bridge. 

It is, hoirevGr, contended by the K.S.V/. Company and, as I 
am advised ^jith good ground, that their contract with the City does 
not require them to take the bridge over in its present condition, 
and that before they may be required to receive it undQr the terms 
oi' tnat contract, it should oe made safe in every reapdct. 

About the beginning oi tne present year, I took the liberty 
of calling tne attention or your honourable oody to th^ dangerous 
condiLxon oi thia bridge and pointed out some oi the uhings, which 
in my opinion were necessary to be aone to secure its safety. 

The injury to the trade of the City of '^innipec and to 
the interests of this Company that would result from Lhu loss oi or 
serious injury to this bridge can naroly oe over estimated and it is 
highly important tnat Komething oe done at once to guard againot 
such an occurrence. 

It is axreaay apparent that the oridge cannot long continue 
;o oe Uoed lor ordinary ao wen at. railway trail ic without gruau 
disadvantage to Dutn and withoui. constant aapger oi aerioua and 
pernapo faoax acciUBntE and in view ol the rapiu increase in i/hc numoer 
or oui- trains lu seems nighiy aesirable ohao acme arrangejuent De made 
proviuing lor uie e^cxuaive u^e uf une oridge j.or railway pujpo^es 
and for 11.0 abariduiuiicnt for I'ooi, and ui-dm^ry traffic at the 
earxiesi. pracoxcaoic dai,e. 



I iidVe Lhe nunour, unerefore, uo pi-opose on Di;haxi o± ofiis 
Company tnat they win arrange with tne Manitoba 3. \i. Railvray and 
Colonization Comfkinv for Lhe rignts of i-nat Company in ohe bridge 
and they will undertake the large expenditure necessary to injure 
its sal'eoy on condition that the City will at or before the end of 
■ IcSli, ahandon the r'riHi-c i or ordinary traffi 
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Ot:tober 13th, I8H3 



K, F, Burk Esq. 
Tort Arthur, Ont. 

Dear Sir: 



Herewith I r,end you plans of our Alfoma Hotel, which will 
perhaps give you some useful ideas if you conclude to build at Port 
Arthur. This building is more particularly adapted to a place like 
Alpoma than to your wants, although the general plan is a very 
convenient one. 

The rotunda for one thing is too stiali for Port Arthur as 
are the reception and reading rooms and some of tne small roomc 
connected witn tne aain kitchen. These plans call for a very pxaln 
and cheap Duiiaing as it will be ol no use except in summer, v/hile 
yours would run the year round, and I wouiti strongly advise tnat if 
you like i;he gen^rai plan you ohoulu arrange witn Mr. Sorley, tne 
arcnitect vmo made our plans ana wno nas very good tastem tneso m^itters, 
to Make aucn cnanges as you Lrimk uesirt^bie xn Lny {jenerul piiin ana 
to impruvfi u iiLLle Lfiu external appe.iraiice, wiiicn ctm ue uone witn 
little aoaitiundl expt^n^e. He siioulu -ilso maite ;.ne aetaili^d i^'urKintj 
plans. 

I I'lna tnat it pays to umpluy a iirst ciasa arcnitect instead 
Oi a poor une anu. unat in tnis way one ia preouy aure Oi. getting gouu 

WOTK at ItitJa COat. 



V/niie I oeliuve tnat a I'ltst claoo uutei at Port Artnur will 
pay proudly, I hope you will nave notninf-- to ao witn it unleiio you 
are sure oj, getting: a i ir^t ciaso nan to run it. There has never oeun 
a decent tioxei m V.'inniptig or anywnere west 01 LaKe Superior and I hope 
Port Artnur will lead Oii in tne rignt direction. 

Tours truly, ^ 



' V.C. Vin Home, 
General Manager. 
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1^ Oct. 



James RobS Esq. 

Manager oi Construction. 

End 01 TracK. l7es"D. 



Dear 



Sir, 



I have been liguring over tne matter 01 station loccttiontj 
ana am sationtju tnat triree or luur of tne stationa oetv/een Calgary 
and tne aivisional point west will nave to oe cnanged next spring m 
order to avoid tnrov/mg avray any work. 

It will be better m luture to put m temporary aiam^s, wnere- 
ever it can oe aone w:tnout mucn, i± any, grdumj^ until tne ael'inte location 
01 tne stations can oe aecided upon. 

The location 01 tne .stationo la u master o± ttie £Tt;aLeat 
importance m opera uin£- trie line ana i>noudd nave one most carelul conaia- 
eration, because d mistake m tnis direction ib a miotaKe lor dli 
time. 

Yours truiy. 



V/.C. Van Home, 
General Manager. 




',R, LetterbooK f'o. J, IHOJ. 



Col, A. 0, Irvine 
Fiepina, W.V/.T. 



My dear Coionel, 

I vrLreQ you -coday Zhai I had wired and written t-tr. Ross 
about trie ijubject oi your nooe Oi i-ne .ittn inat. 

!;is needs have been bo greai, m Lne "ay oi labour and tnere 
nave Deen ao many attempts on tne part oi tno men to impose upon mm 
tnat lie may possioly nave i^ona too lar in nii; refusal to pasn bne men 
out. 

A consiueraoit: numoer oi men j wnose lare nad oeen paid rrom 
Cnicago, St. Paul ana otner points into xtie country, desurted tiis worK 
and engaged in cul,t±nti i.imoer or pruspectini^ lor mineral. TfitiBG oi 
course n« is pelectxy justified in rcl'using to pass. 

I am quite sure tnere is no ;trutn m tne statements oi tne 
men referred lo oy Capt. Mcliiree, triat tney are unable to rmd 
employment, 

A good many inaividual contractors art; prooabiy i'uxl, but 
otners nave wanted t.nem up to witnin a I'ew days sna we are ynort to-day 
full iOUO men on our aactiona and extra gangs. 

Ttiere lo no lack ol wood av unia tunt: aiLnough tnere will 
be wnen wini,er cumes in. 



Yours very truly. 



I.e. Van Home. 
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James Rous Esq, 
Manager oi Construction 
End OI Ti-ack. V'est, 

Dear Sir, 



I wired you today tnat oiiiceis oi tne Mounted PoXice state tnat 
tfiere are a large number oi men at Calgary, wtio have been employed on 
our work iind wniun came in under agrtjume hl to De passed out au i-ne 
cioae oj. t!:e season ana wno are now refusi^d transportation. 

The men tell tne Mounted Police Ol'ficers tnat tnejr liavn j^one 
from one con^tractor to anotner ana i'ailtjd to get work tina tny onicers 
state tnat m some instances tney know tnis to oe true. 



They also state tnat some oi tne men ane sick and otnurs out 



OI money. 



You are perfectly ri(;nt in not paii^in, out ;iny men wno nave 
deserted tne work vmilt: their services weru neyded tiny particul riy 
men wno nave gonu prospecting or cuttint; umber lor outaiue partieo, but, 
ii tnere are any casos wnere we can justly oe expecteci to aona tne men 
out lor aicKneos or maoility to auppxy tnem wiin work, tney anould De 
promj.txy acni- tiway. 

I ! 

It wouia Injure ub to get tne reputation aoroaa oj. noxding tne 
men m tne country oy any uniair muaho or in violation Oj. any agreement. 



Yours truly. 



W.C. Van Home, 
G<3neral I'^nager. 
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17 Oct. imj 

At St. Paul 



H. P. Bell Esq. 
Winnipeg, Man. 



Dear Sir, 



Referring again to your clqim lor 7^ days work. I have 
to say tnat you were employtja zo go oul x»o "one Saska^cnewan ana report 
upon wnat you thougnt; tne bea"C crossing 01 tna^ river. 

You came back ana recommenaed a certain crotjsing and a 
certain arrangemeni. 01 tne piers ana ,t>ubmix»ted a plan iilUDtrnting 
tne same . \ 

You were paia lor sometning more tnan tnree months work 
at tne full rate agreed upon lor your trip zo Medicine Hat and back 
although the trip only occupied about haii tnat time ana tne remamaer 
oi tne timti waa only partially devoted to vrorking up the results 
01 your trip ana ^ne plan before mentioned. 

You submitted without "cneir being asKea lor, certain 
plans 01 piers v/hicn dia not answer our purposes. 

The only work done by you subsequent to this, to my 
knowledge, was in ret>poniie to my request xnat you sugget>L an 
arrangement 01 tne piers to provide lor a draw span wnicn you say 
v;as covered t)y your bill ror some three days work. 

You say that I ordered alterations m tno aov/n stream 
end 01 the piers that changea "Che wnole plan. I iniormed you on 
looking the original plans over tnat tne down stream plan was not 
satisfactory anu woula nave to oe cnanged, out I dia not request 
you to do it. 

T was particularly careful about calling upon you for any 
extra ijork alter tne presentation 01 your bill lor tnrpe days services 
ana upon tnis point Mr. Baker can give you some iniormation. 



d. 



I do not know what jrou have | done for Mr. Ross but ail 
of the plans and work triat I am cognizant of since your return from 
Calgary snouia certainly have been done insiae oi two weeky, 

I must, therefore, aecline to entertain your claim and 
refer you to Mr. Ross for settlement tt anything you may nave aone 
for nim# j 

Yours truly. 



W. C. VanHorne, 
General Manager. 
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ly Oct. 1083 

At Chicago 



Jno M. Egan Esq. 
V/innipeg. 



Dear Sir, 



T failed to agree vrith Mr. Manvel about rates for trackage 
between Emerson ana St. Vincent and it ia nignly probable that this 
will result in our abandoning "cne St. Vincent track ana requiring 
the Manitoba Road to deliver cards, including passenger trains, on 
our tracks at Emerson; we in turn delivering cars lor them at tnoir 
yard a^ St. Vincent or at sucn tracks as they may proyide at tne 
soutn 01 ^ne oounaary line. 

I \j±lL let you know about tnat shortly. 

Mr. Hanvel claims that the bills for hanaling our trains 
from tne depot to tne Y at St. Vincent were based on ^n arrangement 
between yourseli ana D. K. Smitn ana that the service' was performed 
at your request. If this is the case, we vdll pay the bills. The 
service was really necessary I'or our saiety, the risk being ours ana 
not theirs. 

T therefore return the bills for adjustment. 

Yours truly 



\J. C. Vanllorne, 
General Hanaf:er. 
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Oct. ly, 1MH3 

At Chicago. 



Jno. K. Egan Esq. 
V/innipeg 



Dear Sir, 



I find on comparing accounts with the Manitoba Company 
that the/ have a large number 01 bills againat ua that ao not appear 
among our crediLed vouchers m their lavour. 

I enclose three statements covering these bills. It is 
highly aesirable that they be diapot>pd ol* in some way either by 
approval or rejection. 

Statement No. 1 covers a large number 01 small overcharge 
accounts all 01 the papers in which, I am tola, have been sent to 
Mr. Harder. Please have him note in each case what disposition 
has Deen made 01 tne account. 

Statement number two covers mainly items or car repairs, 
but nothing appears on the bills at St. Paul to inuicatc whether or 
not these are legitimate charges against us. Mr. Bodie says original 
bills ana papers have m all cases been rorv/arded to us at Winnipeg. 
Ir so they are possibly among your papers. 

Statement numoer 3 covers claims which, I pij^esume, are all 
right. At least, most of them sceia to be. 

I cannot understand why vouchers have not been made lor such 
items as car service lor April ana June ana Tor the repairs of our 
engines at St. Paul. 



• . d. 



. . . d 

I 
I 

As to the pile-driver, the price, I am sorr;r to say, is 
correct, but I thought it paid for long ago. Better make sure of that 
before passing the voucher. i 

Please have all these matters got into the best shape you 
can as quick as possible as it is highly desirable to close up our 
account witn tne Manitoba Road. ; 

We want to pay them exactly what is properly due, but not 

a cent more. 

i 

1 Yours truly. 



V7.C. Vanllorne, 
General Manaper 
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22 October 1883 



Messrs Barney 8. Smith Mang. Co, 
Dayton, 0. 



Dear Sirs, 



On my return from the North West I find several 
letters from you requiring attention. 

The sample berth panel I have examined and returned to 
you today by Express. The only change I desire in it is the 
substitution of the enclosed monagram for the one carved on the 
specimen panel. I thin'' it will be more appropriate in wood carvinc 
than the other and we will try it on six of the sleepers; the 
ground work of the shield to ".be imitation bark as in the sample. 
Some filling for this space, other than the monogram, will probably 
be decided upon for the remainder of the order. 

I wired you this evening that the sample of brass trimming 
forwarded by the Dayton Manufacturing Company was satisfactory. 

I return the samples of crimson and old gold plush, both 
of which I select, six cars" to be upholstered with each. 

The question of heaters I prefer to leave open until 
after the first cold spell. We are trying, the "Searle" heater, 
and so far, our people are inclined toward it, but until they have 
had an experience of it in really severe weather, it will be safer 
to reserve the decision. 

I mentioned in conversation with your Mr. Barney that we 
would try both linerusta and maple for the ceilings; but as the 
linerusta is more or less of an experiment, I would prefer to confini 
its use to two cars only. 

For the deck lights I agree with you that the Cathedral 
glass set in lead, will be the more appropriate, and this you may 
adopt. 

Yours truly, 
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23 Oct. 3* 



Acton Burrcws Esq. 
Secretary and Treasurer 
Board of Agriculture 
Winnipeg, Man. 

I 
Dear Sir, 

I have your favour of the I8th inst. regarding a 
Provincial 'Exhibition at Winnipeg next season. ! 

I 

We will be glad to do anything we consistently can 
to contribute to the success of your scheme and will bake very 
low rates for points in Ontario and Quebec, but Ii cannot say 
just what they will be until wis have had an op^'oriunity to 
consult the steamboat lines. 

I do not think we should make a smaller local rate 
than one fare and one fifth for the round trip, which is the 
customary rate on railway, in the V/estern States. 

Where the special round trip rate is made one fare 
or less there is always more or less speculation in ^nd misuse 
of the tickets. 

However, if the difference is at all likely to 
injuriously affect the proposed exhibition, we will give the 
matter further consideration. 

Yours truly. 



W.C. Van Home, 
General Manager. 



Pa{ e iid 
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'd2 October I883 



A» L. Hopkins Esq* 
i'iissouri Pacific Railway- 
New York 



My Dear Sir, 



My absence in the Northweist has prevented earlier attention 
to your note 01 the lat in. t« ! 

I enclose you a map 01 Eastern Canada, Nov; York ana Nex^ 
ICnglana on which our lines are shown in red. 

You \>rill see that our principal Nev/ Enf^iar.d connection 
must be north and east of Lake Ohamplain and that our most central 
New York connection is via Brockville and Utica. 

I do not see, therel'ore, hovx the Adirondack Railway could 
be or much use to us. 

There is very little bu^^inesa between Ottawa ana New 
England point certainly not enough to justiry another briage across 
the St. Lawrence River. 

The Canada Atlantic Railway was built lact year from Coteau 
to Ottawa with a view to doing this very business, d ut I believe 
that up to this time they have not louna any. 

There is some doubt as yet as to who will control tne 
St. Lawrence ana Ottawa Road, but, whether it is controlled by this 
Company or by the Crana Tunk, it v/oula be very much oetter for tne 
Adirondack Railway to make its connection lor Ottav/ai and points 
beyond at Ogdens: urg, rather than by a new line north of the St. 
LaT-;rence. I 

Yours truly,; 



I J. C. VanHorpe, 
General Manager. 
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Oct. ^'bth lfj83 



A. Manvel Esq, 
General Manaeer 
St.?. M. and M. Ry, 
St. Paul, Minn. 



Dear Sir, 



Referring to your note 01* the ^Jrd inst about mileage 
allowed on our sleeping cars, I wish it unaerstooa that we take 
exception to the ailovxance 01 three cents per mile lor the use or 
sleeping cars; ana equipment . ' 

Yours truly. 



W. C. VanHorne, 
General Manager. 



Pape Jb'3 
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1883 



Sir A. T. Halt n.C.H.O. 

Mortri V/estern Coal ■'■ Navigation Ro. 



Dear Sir, 



I am antnorized by t' e Board oi Directors to ini orm vou 
tnat in case you are successful in orEanifsinf: your Railway Ccmpany 
ana in con^jtructme the i roposed lino irom I'iedlcine Hat to Fort 
McLeod, or a point in tfiat vicinity, we wi±l enter into a traffic 
contract unicli v;iil enaDie your Company to make throupn rates to ana 
from stations on your line, ana Port 'Vrthur, KiriRrson ana '.jinnipec, 
provided sucn throu{.:n ration sHaxl not be lower tnan tlio reeular 
distance tariff rates ol this Company Vjest of Lake Superior lor 
corresponding distances on its own line. 

This Company will receive as its proportion oi sucn 
through rates the following percentages; , 

Division of Through rate 
To or from points on your Railway at a aistance irora Port .'\rthur, 
Emerson, '.,'innipeg, the Junction of the C.P.Ry. of 



10 to 20 miles 

<;0 to 30 miles 

30 to ho miles 

I4O to 50 miles 

50 to 75 miles 

75 to 125 milas 

'.,'e will undertake to transport Coal from points on your 
line of R- il.-T.y, in car lor.ds of not! less than fifteen tona 
(of two thousand pounds) from Medicine Hat either east or west 
nt the following rates : 



Your 
Line 
8% 


CPR 

9^% 


Your 
Line 

10^ 


CPR 
90? 


YOUR 
Line 
1^? 


CPR 
88? 


llf. 


69? 


13? 


87? 


15? 


85? 


115! 


P6? 


17? 


83? 


19? 


81? 


16? 


81.? 


19? 


81? 


21? 


79? 


18? 


62? 


21? 


79? 


23? 


772 


20S 


80? 


23? 


77? 


25? 


75? 



East or west from Medicine Hat 



ni 



to 10 miles 
10 to 15 miles 
15 to 20 
20 to 25 
25 to 30 
30 to IjO 
ho to 50 

50 to 75 

75 to 100 

100 to 150 

150 to 200 
200 to 300 
300 to hOO 

hoo to 500 

500 to 600 
600 to 660 



Rate per ton 
$.90 
1.10 
1,20 
1.25 
1.30 

i.Uo 

1.50 
1.70 

1.90 
2.30 

2.65 
3.30 
3.90 

h.li5 
I1.80 
5.00 



Yours trulv. 



U, C. VanHorne, 
Oenernl Manaper^ 



• ' -A 
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25 October 1883 



Sir A. T. Gait, G.C.M.G. 

director 

North Western Coal & Navigation] Co. 



: --. •• V . 



' ' •v.r* - :* ■* 



Dear Sir, 

Replying to your several questions of this date I beg 
to say that the Canadian Pacific Railway Co. will transport 
from Port Arthur to Medicine Hat, rails, splices, spikes 
and bolts, for the construction of your proposed Railway, 
in car loads, at the rate of eighty two hundredths of a 
cent per ton per mile ; and will transport his piles and 
bridge timber from points west of Calgary to Medicine 
Hat at one cent per ton per mile. 

I have also to say that this Company will grant 
free right of way through any of their Roads which may be 
crossed by your line; and that you may command the services 
of our Assistant Chief Engineer cas' Consulting Engineer 
for your Company. In respect of Depot facilities at Medicine 
Hat and of all other matters wherein we can assist your 
Company you may depend upon the most liberal treatment. 

Yours truly. 



W. C. VaJiHorne 
General Manager. 



^ES / ARCHIVES r4ATI0NALES 
DU CANADA 

jed for research purposes only, 
arding questions of copyright 
hA use of this print is assumed 

DT^par^ pour fins de recherche 
liendaire sera tenu responsabis 
au droit de propriete de ce 



,U^. - (M //gg3 

/a OOP 




?■■'■"■' "■* ""'■ 



CECIL H. GREEN LIBRARY 

STANFORD UNIVERSITY LIBRARIES 

STANFORD, CALIFORNIA 94305-6004 

1650) 723-1493 

grnclrc@suimail.stanFord.edu 

All books are subject to recoil. 

DATE DUE 




